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SUBJECT: SECURITY PERSONNEL NOB MOSCOW 

REF: STATE 092733 

1 . RSO/TSO FEEL CONSTRUCTION SURVEILLANCE TEAM PROPOSED REFTEL IS 
ADEQUATE TO ASSURE EFFECTIVE SURVEILLANCE OF CHANCERY CONSTRUCTION 
PROJECT. 

2. PRIMARY PROBLEM WITH ASSIGNMENT OF TEAM IS HOUSING. EMBASSY IS 
TENTATIVELY PLANNING TO REQUEST 15 APARTMENTS TO HOUSE FBO AND SY 
PERSONNEL ASSIGNED TO PROJECT UNDER ARTICLE IV, PARA 9 OF THE 
AGREEMENT OF DECEMBER 4, 1972. UNFORTUNATELY THERE IS NO ASSURANCE 
APARTMENTS WILL BE AVAILABLE PRIOR TO BEGINNING OF PROJECT OR 
INDEED WHEN EXACTLY THEY WILL BE AVAILABLE. IN THE PAST IT HAS 
ALWAYS TAKEN EIGHTEEN MONTHS TO TWO YEARS FROM THE TIME OF THE 
INITIAL REQUEST BY THE EMBASSY, UNTIL THE APARTMENTS WERE RECEIVED 
AND FIXED UP. IT MAY BE THAT UPDK WILL ACT MORE QUICKLY IN THIS CASE, 
BUT IN ANY EVENT WE BELIEVE THE EMBASSY SHOULD BE AUTHORIZED 

AS SOON AS POSSIBLE TO ASK FOR DELIVERY OF FIVE APARTMENTS BY 
JUNE 1, 1977, AND TEN MORE BY DECEMBER 1, 1977. FUNDING 
PRESUMABLY WILL BE FROM FBO AND SY THROUGH EUR/EX. UNTIL 
THESE NEW APARTMENTS ARE RECEIVED, THE EMBASSY IS UNABLE TO PRO- 
VIDE ANY HOUSING FOR FBO AND SY PERSONNEL ASSIGNED TO THE 
LIMITED OFFICIAL USE 
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PROJECT. 

3. ACCORDING TO PROTOCOL SIGNED MARCH 26 CONSTRUCTION IS TO 
BEGIN ON MAY 15, 1978. EMBASSY ASSUMES THAT EXACVATION PHASE 
WILL TAKE SEVERAL MONTHS DURING WHICH PERIOD TDY OR POST 
SECURITY PERSONNEL COULD MONITOR PROJECT. ASSUMING SY PLANS 
CONSTRUCTION SURVEILLANCE FROM TIME FOUNDATION POURED, ASSIGN 
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MENT OF TEAM DURING SUMMER OF 1978 IS FEASIBLE PROVIDING HOUSING 
AVAILABLE. 

4. ALTHOUGH PRESENT MARINE HOUSE IS NOT LARGE ENOUGH TO ACCOM- 
MODATE FIVE ADDITIONAL WATCHSTANDERS, EVERY EFFORT WILL BE MADE TO 
HOUSE THEM WITHIN CHANCERY COMPOUND. 

TOON 
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